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Washington,D.C. April 4, 1888. 


Hon .Will A.Freret , 
_ Supervising Architect , 
Treasury Department, ~ 
‘  Washingten, D.C. 
Dear Sirt 
In lieu ef eur proposal of the 22d ultimo, we will line 
“Vault 4C" in the U.S.Mint, Phila. as fellews:- The Back and Front te 
be 2" thick,ef two plates of 1-2", 5 ply ,High and Low Steel ,and two 
plates. ef 1-2" Boiler Iron; the Sides and pedtien to be of two 1-4" 
plates of Boiler Iron,and ene 58" plate of 5 ply,High and Low Steel 
(7~8" thick);and the arched roof to be lined ‘with two 1-4" plates of 
Beller Iron (1-24 thick) ; all to be serewed and riveted together 
«Wipe oe x 6" a Sa8" angle irons at all corners; the doors,vestibule 
and leeks to be the same,as we are building for Vault "B" ;whieh we 
will complete as above,for the sum of Fifty Two Hundred and Fifty 
Dollars ($5250). 
Very respectfully , 
Farrel & Co. 


Philadelphia. 
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Treasury Department, 





RG104 E-1 Box 151 


-tions will apply in this instar 
Gy Sas Made ie Bed am ie ¢ ae: ee 
stance as Heretofore,to having 
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unknown firms inspect the waults 
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‘in his ‘chargey ‘the prite being 
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reasonable ,and a publ jczexigen- 
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(Signed ) Wid A?’ Freret ~ 





“4 (Supervising Architect. — 
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April 6, 1888. 





Respectfully referred to the 


Honorable Secretary of the Treas- 


ury,with the recommendation that —— | 


that the proposal of Farrel and et 
Company, in amount’ $5250.00 for 

‘ot 
the work within refeered to, be 


accepted without competition, as om 


the Assistant Treasurer's objec- 





April 7, 1888 


oO “4 i > 
Approved? 


(Signed) Gs S. Fairchild 
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[Letter One:] 


Washington, D.C. 
April 4, 1888 


Hon. Will A. Freret, 
Supervising Architect, 
Treasury Department, 
Washington, D.C. 


Dear Sir: 


In lieu of our proposal of the 22d ultimo, we will line Vault “C” in the U.S. Mint, Phila. 
as follows: - The Back and Front to be 2” thick, of two plates of 1-2”, 5 ply, High and Low Steel, 
and two plates of 1-2” Boiler Iron; the Sides and bottom to be of two 1-4” plates of Boiler Iron, 
and one 3-8” plate of 5 ply, High and Low Steel (7-8” thick); and the arched roof to be lined with 
two 1-4” plates of Boiler Iron (1-2” thick); all to be screwed and riveted together with 3” x 3” x 
3-8” angle irons at all corners; the doors, vestibule and locks to be the same, as we are building 
for Vault “B”; which we will complete as above, for the sum of Fifty Two Hundred and Fifty 
Dollars ($5250). 


Very respectfully, 
Farrel & Co. 
Philadelphia. 
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[Letter Two:] 


Washington, D.C. 
April 4, 1888 


Farrel and Company, 
Philadelphia, Pa. 


Proposal for lining vault in U.S. Mint, Philadelphia, Pa. 


Treasury Department, 
Office of Supervising Architect, 
April 6, 1888 


Respectfully referred to the Honorable Secretary of the Treasury, with the 
recommendation that the proposal of Farrel and Company, in amount $5250.00 for the work 
within referred to, be accepted without competition, as the Assistant Treasurer’s objections will 
apply in this instance as heretofore, to having unknown firms inspect the vaults in his charge, the 
price being reasonable, and a public exigency existing for the immediate performance of the 
work. 


(Signed) Will A. Freret 
Supervising Architect. 


Approved: 
(Signed) C.S. Fairchild 
Secretary. 


